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Message Text 

LIMITED OFFICIAL USE 

PAGE 01 KINSHA 04373 091536Z 
ACTION EB-07 

INFO OCT-01 AF-10 EUR-12 ISO-00 SP-02 USIA-06 AID-05 
NSC-05 EPG-02 TRSE-00 SS-15 STR-04 OMB-01 CEA-01 
CIAE-00 COME-00 FRB-03 INR-07 NSAE-00 XMB-02 
OPIC-03 LAB-04 SIL-01 INT-05 ERDA-05 DODE-00 
FEAE-00 FPC-01 H-01 L-03 PM-04 OES-07 ACDA-07 
/124 W 

091714Z 096926/53 

PR091515ZMAY 77 
FM AMEMBASSY KINSHASA 
TO SECSTATE WASHDC PRIORITY 3487 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY BRUSSELS 


LIMITED OFFICIAL USE KINSHASA 4373 

ABIDJAN FOR AMBASSADOR CUTLER 

DEPT PASS COMMERCE, EXIM, OPIC, TREASURY, INTERIOR (BUREC) 

E.O. 11652: N/A 
TAGS: EGEN CG 

SUBJECT: INGA-SHABA TRANSMISSION LINE 

REE: KINSHASA 4053 

1 . CIS PROJECT MANAGER ADAMS TOLD US THAT HE HAS BEEN 
OFFICIALLY INFORMED BY SNEL THAT FINANCE HAD MADE OFFICIAL 
DECISION TO PURSUE MIDDLE ALTERNATIVE DESCRIBED REFTEL, I.E. GOZ 
WILL MAKE MONTHLY ALLOCATION OF ONE MILLION ZAIRES FOR CON- 
STRUCTION OF INGA-SHABA TANSMISSION LINE. 

2. ADAMS STATED THAT SNEL OFFICIALS ARE FULLY AWARE THAT THIS 
DECISION MEANS THAT DOLLAR COSTS OF PROJECT WILL INCREASE BY 
APPROXIMATELY $25 MILLION FOR A TOTAL OVERRUN OF APPROXIMATELY 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 KINSHA 04373 091536Z 

$50 MILLION AND THAT TARGET DATE FOR COMPLETION OF LINE WILL 
SLIP FROM JANUARY 1979 TO EARLY 1980. 

3. PREVIOUSLY, AMBASSADOR LEFT AID MEMOIRE WITH NGUZA WHICH 
DESCRIBED ALTERNATIVES CONTAINED REFTEL. 

4. ADDITIONAL COSTS AND DELAY FOR COMPLETION OF LINE ARE 
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INDEED UNEORTUNATE. HOWEVER, IN VIEW OF STRICT LIMITATIONS 
OE IMF STAND-BY ON ZAIRE'S BUDGET DEEICIT, GOZ DECISION IS 
PERHAPS INEVITABLE. 

WALKER 


LIMITED OEEICIAL USE 


NNN 
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